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| | | | | August 18, 1960 
A eumary (Of Progresd on the 172 Space Projects aur Maxch 
April, and Nay 2960 19 attached, “EF oese Jeots daring March, 


have occurred, 


from Vandenberg berg Air Force Base ang ts 
“instrument, Plated tate orbit en 10 aug i O23 — 
instrumented date capeule vee ence eet 19H On 12 August, a héghiy 


orbital pass | and was retriersd from the water in the Beto’. — 
reported continuous ering, sighees eetle during tts halrchon® Geascent 
cover apparently restart, Sahay ot tae casa a tale Cloud 

| Pecevery of a Sata capsule Svea an orbiting eatelitte, — ——— 


During the subsequent Period to date, the following events of interest 


(Setellite vehicle to revanter the atnospliares “'t!tide And caused the 
The @AMOS and Mmmasg Projects are in genera] schedule eng 
Progressing sstisfuctori2y, a —— ae 
Leunehed into oxbas from the Atlantic Mteat; Rang 
men NENG the Mce-AE agg sar aking Valiiote combinations qe 
mccesefully —— | 


Signed * 
THOMAS S. GATES 


7 OC in gg 
The White House | he — | 
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—— "the ——— ce of Lanna oh L with completion —2 
* —2 a” — has been started, -atonbers 5206 Base 








A study in being made of the fe athe) 


the aoe Sutoment (FI0H) unit ——— interie NIBAS equipee nt te 





the New Boston, Kev Haupahtre tracking station, This Unit will be 


: 


Air Pores Base dete. wequisttion ang 
“Complete $2 Ney and ready tor installa. 























_. MRANBEY 13 vee Leunched inte orbit on 13 Aprty 1960 bY A ThOteaee 
STAR Vehicle from the Atlantie Missile Bangs, SRANSIT tracking Operations 
ané analysts of telenetered Guta indicate Chat. the operation OF G12 equips 
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| The third attesy 
Successful in the lax 



















Payal eR RPS toe 
: te ee See ee aux 


The two launchings for gouRtmE, she delayed repeater satellite, 
August and } Catebex because Uke of noaded wedi fications in the second 
stage of the Mon· mi BEAR Lewen Vehiele. | | | 


‘at the (eti28 Of the two GOURTER satenitte vehicles ‘and of 


the equipmant at setae et stations at Puerto Rico and tet Honmouth, 
fe* Soreey are procesding eatiataats Aly on schedute, ; ° 
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